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trip Seport - Rework of the 8S-16* and the a5~4 


^5X1 A5A1 


1* The! 


was visited on & sad 9 


x« I ~ ' 

December 1958 to disease the rework ing of t he 8S-1M end th e *5-4 

* 1 1 Task 


receive ter® Inal ssjulpswnt developed under 1 
Orders 1 and 2. D is cu ssi on s were held wit h the following personnel 

25X1 A5A1 of the 


25X1 


25X1A5A1 


25X1 


25X1A9A 


2* 


] briefed[ 


25X1A5A1 
.Manager of the CoBsmnl- 


catlons Division, on the necessity and urgency for rework of the 
SS>i6a and the A5-4 e^tlpaent for use is areas where conventional 
co®ssni«ations way be denied* The importance of the 45-6 program 
wee also stressed* The work being done on the SS-16 esjulpnent is 
progressing on schedule. The AS-6 base station csjuipaent has already 
been pat in first class operating condition. The contractor is working 
on three 23-16* sets. Two will be ready for teet by 25 December 
1950. The final three sete will be delivered to the contractor for 

reworking on 6 January 1959* Following the co mple t ion of local 

testing of the first two R5-16 a waits Into the *3-4 [ 1 25X1 


on 7 and S January, tests will be condu cted on 12 Janua ry 1V5V rrom 

. *. * . *. a. . I I *Muk .s lfe iL 


Washington, 0.0. into the base station , , 

base station then will be packed for overseas shipment 
th. *3-4' ‘ ---- 


25X1 


is scheduled for 16 January 1959 by 
Included in the shipment will be a Vieieorder for read-out of t 


The *5-4 
Shlpaent of 

5^X1A2D2 


ifcl.p# wUi fff 1 — — 

2S-KU transadssions at the aS- 4 receive teradnsl. another 
Visieorder is bei ng deliv ered fey the contractor for use with the A5-4 
receive terminal I I for back-up purposes. * sa&ll edification 

kit will also be furnished to pewit the *5-4 to work into the Visi- 
corder. An S&-16A test powsr supply is ale be ing deliv ered by the 
contractor. The test power supply will be weed 1 


[for maintenance^ 1 
Idea to improve 
for better 15-16 recep- 


25X1 


of the 85-16 ee is* a modification k it is be ing prov 
the AGC characteristics of the AS-4 I | f° r bett 

tion. Th# modifications sectioned above are inc l u d ed in the AS-4 
ter minal going to I I Crystals have been furnished to the contractor 


for the H5-16a sets and the aS- 4 terminals. 
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3. The contractor is p: 
145,000 on fade Order 7, the 


reparing 

i 

parte f< 


an increase cost satinets of 
Service Contract. $5,000 of 25X1 
this is for furnishing spare parte for the six BS~16 units being 
shipped to the field. §20,000 is for ths rework being done above. 

The remaining §20,000 will be for A3-6 test purposes and other re- 
quirenents that nay arise under Contract I 25X1 


25X1 A9A 
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